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FOLLOWING IS THE ANOMALY CHROWGLOGY AMD CORRECTIVE ACTION 
OF CR<1S (HISSION 1115). | _ 7 

le 9-2°71% DURING THE PAYLOAD RECEIVING INSPECTION AMD ~~ 
ACCEPTANCE TEST AT VAFB A PROBLEM WAS FOUND 
IN THE APT TM GOX. THE VADE CHECKOUT SYSTEM AMD THE AUGIE 
READOUT SYSTEM COULD NOT SYNC OR THE COAMUTATOR WAVE TRAIN 108 
U9 PERCENT OF THE TIME DUE TO A DROP CMONENTARY GROUM) IW OWE OF 

THE SYNC PULSES. 

THE PROLLEA VAS AWALYZED AS A GROUND IN THE AFT TM BOX 
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SAEREL AND THE CONIC ADAPTER HAD TO BE OPENED (ELECTRICALLY AMD 
MECHANICALLY)? TO FIX THE PROBLE, THE PAYLOAD wAaS 

czT RIEL TO SUNNYWALE WHERE SEAI-AUTOMATIC TEST EQUIPMENT WAS 
WAILALLE TG RETEST THE SYSTEM AFTER CORRECTIVE ACTION. 

2. 925-718 THE PAYLOAD WAS RETURMED TO SUNNYVALE AMD 
DENATED. A GROUND WAS FOUND TO EXIST IW THE COMMUTATOR. THE 
COISUTATOR SAS REPLACED, TESTED AND THE PAYLOAD RENATED« 


cacoenrae IN LOCAL AREA FOR GE : 0 
RUCKET PECOVERY, visitas RR a1 TIME WHEN PROHLEM WAS 
DEFINITELY ASCERTAINED. HE COMMENDED LNSC PERSONNEL FOR WORKING 
cIRING THE HOLIDAY PERIOD.) | 
3, 924-712 A SYSTEM TEST WAS COMDUCTED VERIFYING THE 
RENATED INTERFACE BY SEMI*AUTGYATIC CONTINUITY TESTS, PYRO LIME ~~ ) 
TESTS, COMMAND TESTS AMD LIGHT LEAK. THE SYSTEM CHECKED Ou WITH . <> <= 
4) FURTHER PROSLENS AMD WAS READIED FOR RETURN TO VAFBs 
de 9°5°712 PAYLOAD RESHIPPED TO VAFB. 
S$. 9-6=718 DURING ACCEPTANCE AT VAFS ANOTHER TA ANOMALY 
OCCURQED WHEN ThE TM READOU! INDICATED THAT AN OPERATION DD sOT 
EXECUTE AS COMMANDED. 
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VERIFICATION WAS AADE THAT THE HARDWARE OPERATED AS COMMAMDED AND 
reat THE TELESETRY READOUT WAS INCORRECT. (THE PAYLOAD COULD 
lave EEEN FLOWN WITH THIS ANCMALY IF URGENCY DICTATED SINCE THERE 
apt SECOSCARY READOUT POINTS THAT COULD BE USED.) THE MALFUNCTION 
ays DUPLICATED a -- ITS CAUSE WAS A DEFECTIVE CIRCUIT 
soARG 14 THE COuANS SUX. | 
SINCE THERE WAS NO APPARENT COMMUNITY PRESSURE TO LAUWCH AT oa 
a SPECIFIC TIME, THE DECISION WAS HADE TO REPLACE THE COMMAND @ 
pox SO THAT ALL PRIMARY TELEMETRY WOULD SE AVAILABLE. AS 80 
LECTE ICAL OR MECHANICAL INTERFACES NEEDED TO BE DISTURBED IW | 
REPLALING THE COMMAND BOX, A QUALIFIED AND TESTED REPLACEMENT 3.2 
SOX #aS CHECKED OUT IN a: SHIPPED TOVAFB, 2 i ES 
6. 9-7-2718 A SPECIAL TEST FOR COMPATIBILITY BETWEEN THE BOX 
ANG SYSTE4 #AS SUCCESSFULLY CONDUCTED AT VAFB. 
THE REPEAT ACCEPTANCE TEST FOR THE PAYLOAD WAS ALSO SUCCESSFIL. 





Te THE COIAUT ATOR IS IN THE SUNNYVALE FAIL URE ARAL YSIS 
LAGORATORY AT PRESE ST UNDERGOING ANALYSIS. THE FAILED COMMAND 
OA WILL HAVE A FAILURE AWAL YSIS CONDUCTED UPON ITS RETURN FROM 
VAP3. 


Me CURRENT f DAY SCHED WE AS CUORD INATED vir QT 1s: 
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Ae WEDNESDAY, 8 SEPT = MATE THE PAYLOAD TO AGLEA. _- 
de 9 SEPT = CONDUCT FINAL SYSTEM CHECKOUT AW START 
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